Approved For Release 2003/03/06 : CIA-RDP58-00453R0003001 301 53-0 



Approved For Release 2003/03/06 : CIA-RDP58-00453R0003001 301 53-0 





Approved For Release 2003/03/06 : CIA-RDP58-0045 



20 March 195& 


M23G3ASDUH JOB RSCOKD 

SUBJECT: dA Building - Discussions vith Mr. Solea and Mr. Massey 


F0IAb3b 


1. ©a l£ StarclL 


033d. 


Chief, Planning stiffs 

the undersigned spoke to Hr. Bolen, director, BOPC, and Hr. 

Fairfax County Executive, la their respective offices. Mr* 
Fitagerald, O a an awe elth Attorney, ess also present at the sseetiag 
with Hr. Massey. 


2. While we were talking to Hr. Bolen* Hr. Peal Watt, Staff 
Director, lati octal Capital Rational Planning Council, mentiooed tint 
the OeomU had. ftgpointad a auhcoaaetttee to asks rsccmmadationa con- 
cerning roads is the vicinity of the proposed CIA site. This Cosaittee 
consists of Oeoersl Lana and Messrs. Guthhein, Brookfield, Gingery, 
sad Brag* 


3* The discussion with Mr. Balm verified the iuftanaation ic- 
faraally Obtained txm Hr* Chesthaa, foraer General Counsel of the HCPC, 
with the addition of a few recent actions. 


m Pnr^itty h*4’ 

has been filedfortbe 
is now in control of the 
is still to 


tomato. COMgfr A DwJjur.tl on of 
pr op e rt y . Co w a ygntly , the Cenodsaioe 


, although the mount of compensation 
Bureau of Public H oad s has grading 
y\*** for that portion of the Parkway within Arlington County. Pre- 
flittwfcl y tfaf y can ccananee edge at my tine if fuada are nade available, 
Hr. Bolen advised that m should transfer funds to the Departmen t of 
Interior (of which the Batioacl Parte Service is a co m ponent )! they 
will transfer then to the Dspartaant of Gomezes (of which the Bureau 
of F&lle Beads is a 


section. Is the iu53act of a Ibdcrel-Statc-County agsement under which 
a total of $P0O,QQC is new held by the Ccmdssioc ftr the purpose of 
acquiring rigjht-cf-way. Hr. Nolen expre seed the view that this mount 
my act be sufficient, since it was baaed upon m earlier appraisal 
that Is prcftwibly below the current Market. Baagpralsal will require 
a survey. Shortage of funds has delayed the survey, bet apparently 
it is now under way. 


mlW 




5E 


T 


eejrli«r 


tm On the basiw of 


- T CRijr 10 tod that 

c<v , Ir JT 0 °? nt ® 4 to 0oB » 1 *«4<« so that they 

StSTSfSLSTT *”** *■«*».»»■**■» *® th* Pmtwy and eccSgocus 
SStLSS^LJ? *?* Ud «M» «I*ht be regertted » tbe 'teeter 


d««iye to cooperate as fully as possible vtlsh the CcnaiaaioD Mr saw 
often tbe Co££Ui«\ouLl reSinTtHS^^y 

Svel te! M a " * i ' J ^° Partj ' ** * 0,[ulr * d 10 «*r to prtrteot^^ieSSvof 


5. 2a the conversation with Mr. 
discussed: 


th* following item mm 


, , . “ **♦ ^“oo^y 'WBiined that ha had received a 

tf »75 cST • 6 °*°p° *n*at>riMtlan be meed 

W*'*® T *—>■*■* *» tb» fcudeot currently 
before ^e B o^ of' 3yMro. ■ Ee eleo eteted Me «m elth 

JSrL! ta ^T 8 J„ 1 ? at this »» *&<mmut should be aa extension of 

** *** ^ «** during ®CPC'a 

SSiS *•** «** that Colonel White would be 

t SL >M ^- <a * 6 att °^ ,je y9 assist in tbe preparation of tbe necessary 
SS^Si .S* stat<s4 th * t it was his belief that the State 

**■“•* the State's share for the purchase 
“? “ * «■«» of policy, ttalSe 
bSTsS ^SiabLf^ amU ^> l£ ““til «fter the County's share had 


■ iV !, f «!,! 
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to, gy fef of Bouts 123 free Vextemy to Langley Fork - Bout® 
123 i» a prliwry road la fee Me system end, thsreltoe, Is apt covered 
is %«i® sjffcotkl&x'y ivyidi ifiHiinaiimmiiiw lii i cwwtljr IssdLitg 

Qama^f tax fbrwsw'tling to 1 fee Department of Mgmay s. A primary «*.& 
B®**la* will to* held Is Richmond end fionaeke, probably la early Hncr. 

tentative iH o o tioos for toe prlnary road gyiton s ee u sua ll y 
released la late March* These tentative tllocstkei saw be qtamgad 
after toe P«fclic bearings ami govern to® fiscal year emmmizm am 1 July, 

«wtact General Anderson iswsdiately if we 
?***? funds tor tbs widen! ng of touts 323 to appear 


c* 1«s offered to- keep Hr* Massey infai w s of 

» ££ £ ?■ "TfV 18 ,,Sa “ *» -3U «. «*£. TTSS™. 

ve sent to General Anderson* 


d* Mr. Messer asKfcioaBd toe recast decision of toe Board of 
sup^viaora to s sk toe County Stoning ObrsUMod to review jatoleas 
of &A s Impact on toe County, to requested, and Mr* Massey mo feed. 
to gig gly a tonssl notification setting forth toe feints of toe Stonelng 
OcnalasioB « interest* Upon receipt of such a ootific»tioQa ve e amrease d 
w Int^tion of consulting with the Flanw i ng Directo r, Mr. I. F. Sekwmm. 


o* Mr* Mutter assessed a wish tost whenever toe mmm& 
s lftw±m*flnte, our enginee rs consult with 'toe Co* arty engineers on sswervuie, 
la rcKpenee to a fwttoiti he stated that he he** no dot&t adsnan to- fbnde 
vould be available. Be also stated that toe ifnnucs tseafnat r w 
MssQd. Je# is his op i n ion , in toe vicinity of Chain Bridge} *M» wrat}A 
pwaaMjH*M«* tj» mmi To r pupUe tbcUAtt*.. hnla. oplalon bu 
£*£ * “* *— * ** “ M *“ lt »“» *l»e* ttt. mid »«d» 

m* ctf th. m* ad*g <*hUl, * pwadns *t*tloo wuU be mn-/. 

f * Mr* Massey also inquired if we had as yet disc ussed the 
situation with Mr. Bead of Falls Church, since ha did not believe 
was adequate water on the site to raaat construction re^piiranente. 

6. 


a * latter. Colonel White to General Anderson, inquiring if toe 
w idening of Itouto 123 i» included in next year's b*d^, erwhat® other 
disposition is intended. 
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b. Letter, Colonel White to Cfcalxaan, ICFC, expressing our 
Lope that the wet Ring agreement Dor tin acquisition of rlgbt-of-way 
for the Parkway can be ccapletcd expedl tloualy and offering our legal 
or other services . 

c. latter 7 G olfloil V3jlte to Mr* Head* ftoMiUjr notifying Mw 

of our mite selection ow n * ««< wo o*ir utiUwnmm* that our architects 

and engineers should consult with his people on the provision of water. 

4. Conversations between Colonel White and Mr. Mirth, Batiooal 
Park Service, to dlacuaa trammer of fuada for ganging the Arlington 
County portion of the fastest and to request Ms a g r ee me n t to release 
of the acceaa road tranevarslac the pro p o s ed building site. 


FOIAb3b 

cc: 

Building Planning Staff /Ot. 


FOIAb3b 


Assistant General Counsel 
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